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BILL NO. 5-в6-07-06/ 


SPECIAL ORDINANCE NO. 5- “fe 


AN ORDINANCE approving the Contract 
for Res. 6046-86 - 1986 Asphalt 
Resurfacing Program - 2nd Package, 

by the City of Fort Wayne, Indiana, 
with S. E. Johnson Companies, Inc., 

in connection with the Board of Public 
Works and Safety. 





NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 

SECTION l. The annexed Contract for Res. 6046-86 - 1986 
Asphalt Resurfacing Program - 2nd Package, made a part hereof, 
by the City of Fort Wayne, with S. E. Johnson Companies, Inc., in 


connection with the Board of Public Works and Safety, is hereby 





ratified and affirmed and approved in all respects. The work 
under said Contract requires: 


the following - to improve by re- 
surfacing and restoring pavement 

as designated on the follwing 
streets: (1) Putnam Street; (2) 
Burgess Street; (3) Rosemont Drive; 
(4) Wayne Street; (5) Second Street; 
(6) Third Street; (7) Webster Street; 
(8) Spring Street;. (9) High (Street; 
(10) Jefferson Blvd.; (11) Washing- 
ton Blvd.; (12) Butler Road; (13) 
Harrison Street; 





the Contract price if Five Hundred Forty-Five Thousand Five Hun- 
dred Sixty-One and 40/100 Dollars ($545,561.40). 

SECTION 2. Prior Approval was received from Common 
Council with respect to this Contract, on June 24, 1986. Two (2) 
copies of the Contract, attached hereto, are on file with the 
City Clerk, and are available for public inspection, according to 


law. 


SECTION 3. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 





APPROVED AS TO FORM 
AND LEGALITY 





Bruce O. Boxberger, 
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SANDRA E. KENNEDY, CITY CLERK 
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passage. PASSED (EGS by the following vote: 
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NEU Ко SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City of: Fort 


Wayne, Indiana, as (ANNEXATION) (APPROPRIATION) _ 20. 
(SPECIAL) (ZONING-MAD) ORDINANCE ( др“ NO. DE 


on the ee 2427 day of 7548 С , 


ATTES (SEALY | 






SANDRA Ee bare cd CITY CLERK (3 i | PRESIDING OFFICER 
Presented by me to the Mayor of е City of Fort Wayne, Indiana, 
on the RBM day of ДЕ 





SANDRA Е. KENNEDY, CITY СТЕВК 


Approved and signed by me this 22 day of (2 6 Р 
19 IG , at the hour of 0 | Месо ст; 
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WIN MOSES, JR., MAYOR 


STREET RESURFACING: FIRST PACKAGE 


TILLMAN ROAD: 


SPEEDWAY DRIVE: 





FULTON STREET: 


GLENCAIRN DRIVE: 





HARRISON STREET: 





GOSHEN AVENUE: 





CAREW STREET: 





DIVIDEND ROAD: 


INVESTMENT DRIVE: 





From the southwest pavement line of Lafayette 
Street and U.S. 27"and 33-to а point 600 
ft. west thereof. 


From the north property line of Coliseum 
Blvd. to the south pavement line of Stable 
Drive. 


From the north curb line of Jefferson 
Blvd. to the south curb line of Main Street. 


From the east curb line of Inwood Drive to 
the south curb line of Vance Avenue. 


From the north curb line of First Street to 
the south curb line of Putnam Street. 


From the northwest curb line of State 
Blvd. to the east curb line of Sherman Blvd. 


From the north property line of Charlotte 
Avenue to the south property line of Kenwood 
Avenue. 


From the east pavement line of Executive 
Blvd. to the southwest property line of 
Profit Drive. 


From the north property line of Coliseum 
Blvd. to a point 2,249 ft. north thereof. 


$448,179.25 


STREET RESURFACING: SECOND PACKAGE 


PUTNAM STREET: 





BURGESS STREET: 





ROSEMONT DRIVE: 





WAYNE STREET: 


SECOND STREET: 





THIRD STREET: 





WEBSTER STREET: 
SPRING STREET: 
HIGH STREET: 


JEFFERSON BLVD.: 





WASHINGTON BLVD.: 





BUTLER ROAD: 





HARRISON STREET: 


From the west curb line of Wells Street to 
the west property line of Meridian Street. 


From the west curb line of Sherman Blvd. to 
the east curb line of St. Mary's Avenue. 


From the east curb line of Tyler Avenue to 
the west curb line of North Highlands Blvd. 


From the west curb line of Harrison Street to 
the east curb line of Ewing Street. 


From the west curb line of Wells Street to 
the east curb line of Clark Street. 


From the west curb line of Runnion Avenue to 
its western terminus. 


From the south curb line of Berry Street to 
the north curb line of Washington Blvd. 


From the west curb line of Wells Street to 
the east curb line of Sherman Blvd. 


From the west curb line of Wells Street to 
the east curb line of Sherman Blvd. 


From the west curb line of Clinton Street to 
the east curb line of Harrison Street. 


From the east property line of Barr Street to 
the east curb line of Harrison Street. 


From the south pavement line of Goshen Avenue 
to the west R/W line of the railroad eleva- 
tion. 


From the south curb line of Washington 


Blvd. to the north property line of Williams 
Street. 


$545,461.40 


STREET RESURFACING: THIRD PACKAGE 


RUDISILL BLVD.: 


ECKART STREET: 


REED STREET: 


WEISSER PARK AVE.: 





PACKARD AVENUE: 
AVONDALE DRIVE: 
HANNA STREET: 


ANTHONY BLVD.: 


STANDISH DRIVE: 


From a point 100 ft. 4 east of Lafayette 
Street to the east curb line of Smith Street. 


From the east curb line of Hanna Street to 
the east curb line of John Street. 


From the south curb line of Capital Avenue to 
the north curb line of Pettit Avenue. 


From the south curb line of Oxford Street to 
the north curb line of Rudisill Blvd. 


From the east curb line of Calhoun Street toO 
the west curb line of Clinton Street. 


From the south curb line of Oxford Street to 
the north curb line of Rudisill Blvd. 


From the south curb line of Buchanan Street 
to the north curb line of Rudisill Blvd. 


From the south curb line of Rudisill Blvd. as 
platted east to the north curb line of 
McKinnie Avenue. 


From the south pavement line of Pettit Avenue 
to the north curb line of Paulding Road. 


$479,843.36 


Page No. 1 


07/18/86 
DIVISION OF COMMUNITY DEVELOPMENT AND PLANNING 
DEPT. OF SAFE HOUSING AND BUILDING STANDARDS 
ЈИЕ 18, 1986 

ADDRESS STRUCTURE AFFIRMED 
2832 ANTHONY G 01/14/86 
2906 ANTHONY G 01/14/86 
1502 ANTHONY S C 01/14/86 
0906 BELLMONT H 06/10/86 
0610 BRACKENRIDGE H 01/14/86 
0302 BRANNING E G 05/13/86 
0310 BRANNING E G 02/27/86 
0529 BUCHANAN H 05/13/86 
bll/ CHUTE H 05/13/86 
3405 CLINTON S H 06/10/86 
3626 CONGRESS HG 03/11/86 
2503 CRESCENT G 05/13/86 
0415 DALMAN H 02/27/86 
0462 DALMAN H 01/14/86 
0319 DEWALD E H 05/13/86 
2323 EUCLID HG 06/10/86 
2526 EUCLID G 06/10/86 
3421 EUCLID HG 02/27/86 
3706 FAIRFIELD G 04/08/86 
1217 FLETCHER H 04/08/86 
1124 FRANCIS H 06/10/86 
1160 FRANCIS HG 06/10/86 
1136 GUTHRIE H 03/25/86 
1312 HARMAR H 03/11/86 
1319 HAYDEN H 06/10/86 
2110 LAFAYETTE 5 G 05/13/86 
2522 ЕДЕД ИЕЛЕ 5 Н 06/10/86 
0421 LASALLE H 04/08/86 
0526 LASALLE H 03/25/86 
0531 LEWIS E H 02/17/86 
0819 LEWIS E H 02/27/86 
0826 СЕШТЭ SE Н 06/10/86 
2623 LILLIE б 06/10/86 
2733 LIEETE HG 02/27/86 
2830 LILLIE G 04/08/86 
0426 MADISON H 03/25/86 
0515 MADISON H 04/08/86 
0735 MADISON H 06/10/86 
2730 MANFORD H 02/27/86 
1029 MAUMEE А 01/14/86 
1033 MAUMEE C 04/08/86 
0725 MILTON G 02/27/86 
ets MONROE S H 05/13/86 
5320 McCLELLAN HG 02/27/86 
soli McCORMICK H 01/14/86 
2937 OLIVER HG 05/13/86 
0441 PONTIAC E HG 03/25/86 
1103 PONTIAC. E A 06/10/86 
.1109 PONTIAC E C | 06/10/86 
#323 РОМТТАС Е HG 05/13/86 


Page No. 2 
07/18/86 
DIVISION OF COMMUNITY DEVELOPMENT AND PLANNING 
DEPT. OF SAFE HOUSING AND BUILDING STANDARDS 
JULY 18, 1986 


ADDRESS STRUCTURE AFFIRMED 
3430 RODGERS HG 03/11/86 
4410 SPATZ 955 03/25/86 
0507 TABER E HG 05/13/86 
0720 WALNUT G 05/13/86 
1326 WASHINGTON E HG 04/08/86 
1508 WAYNE G 01/14/86 
1923 WEBSTER A 04/08/86 
4521 WEISSER PARK H 05/13/86 
0427 WILDWOOD E H 01/14/86 
0133 WILLIAMS E H 05/13/86 
1320 WINTER H 02/27/86 
2529 WINTER G 06/10/86 
СТАВ WINTER HG 04/08/86 
£117 WINTER HG 04/08/86 


$150,000.00 


BOARD OF PUBLIC WORKS AND SAFETY 
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INVITATION FOR BIDS/AWARD OF CONTRACT* 


PROJECT: 


. е 


SECOND PACKAGE 


(Non-Federally Assisted Construction) 
1986 ASPHALT RESURFACING PROGRAM RESOLUTION # 


6046-86 


CONTENTS 


Discount for prompt payment |10 Calendar 


Bidder's Bond 

Performance Bond 

Sworn Experience Questionnaire 

Plan and Equipment Questionnaire 
Contractor Financia tatemen о- 
Certificate in Lieu of Financial Statement 
Prevailing Wage Scale - State of Indiana 
Payment Bond 

Warranty Bond 


Days|20 Calendar Days 





*$ * е а & & е * а 


BID SUMITTED 


Contractor "9. Е. Johnson: Companies, Inc. 


TU V Mar- 


Offer 
Date 1986 . 





June 11 





Bidder agrees to keep bid open for 
acceptance for . — (90 days 
unless otherwise specified) 





Compliance: 2 
ос; 12/84 
B.O. 


ACCEPTANCE OF BID/AWARD OF CONTRACT 





City of pore wayng) 

Mayer 2 A 

Award 
Date 


6-/8-56 


М. Non-Fed, “Note: Award will be made on this form 


p sd 


INSTRUCTIONS TO BIDDERS 
Board of Public Works and Safety 
City of Fort Wayne, Indiana 


MAY 23, 19 86 
Non-Federally Funded Construction 


Ls Submission of Bids. Sealed bids will be received 
by the Board of Public Works and Safety of the City. of Fort 
Wayne, in the State of Indiana, hereinafter "The Board" until .. 
9:00 o'clock А.М. оп the lithday of _ JUNE ; 199 Jab the 
Office of The Board in the City-County Building, at which tine 
the bids will be publicly opened and read, for the following 


described work, as more fully set forth in the specifications: 
1986 ASPHALT RESURFACING PROGRAM SECOND PACKAGE RESOLUTION NO. 6046-86 


1986 ASPHALT RESURFACING TIU SS eee 
To improve by resurfacing and restoring pavement as designated on the following streets: 


1) Putnam Street 2) Burgess Street 3) Rosemont Drive 2) Wayne Street 5) second Street 
6) Third Street 7) Webster Street 8) Spring Street J) High Street ТОЈ Jefferson Blvd. 
ashington Blvd. utler Roa arrison ree 


_———————-—-—-—-—-— ——_-—-— 


_ дд ШВ ФФ 


2 Inclusion of Clauses - If a clause in the Invitation 
for Bids (IFB) has a box | | beside it, the clause applies 
to the IFB only if it contains a check mark ( и) or an "X". 
Any questions as to whether a clause is included or not should 
be referred to The Board. 





3. Questions as to Bid Document. ТЕ a bidder finds 
discrepancies in, or omissions from, the bid document or has 
questions about the project, he should at once contact the City 
Engineers. If the information requested or change made is 
substantive, The Board will issue an amendment to the solici- 
tation and will send such amendment to all potential bidders who 
have procured an Invitation for Bid (IFB). The Board and the 
'City will not be responsible for any oral instructions. 


4. Award of Contract (Timeliness, Responsiveness, Respon- 
sibility). A contract resulting from the Invitation for Bids 
will be awarded to the lowest and best timely bidder who is 
also responsive and responsible. If bids are otherwise equal, 
award will be made to that bidder granting the largest prompt 
payment discount. — 


5. Bid Requirements. All bids shall be endorsed with 
the title of the work, the name of the bidder, and the date 
of mailing or presentation. A11 bids shall be filed in the 
office of The Board on or before the day and hour set forth 
above and stated in the advertisement, and no bid received after 
that time will be accepted. The Board will not accept any late 
filing regardless of reason, including delays in the mail. 


Q.U 12/84 I - X 
B.O.W. Non-Fed 


= 


.All bids shall include the exact quantities of each 
item shown on the bidding form for each section of the work, 
and unless the IFB otherwise States, the total cost of the 
various sections shall be considered a lump sum bid. 


6. Examination of Bids For Responsiveness. After the 
bids are opened and read, The Board will examine them to deter- 
mine if they are responsive. Іп order to be responsive, the 
bidder must complete all blanks requiring completion, and must 
submit all information required to be subnitted. Any alteration, 
erasure, or interlineation of the contract or the IFB may cause 
the bid to be determined non-responsive. Proposals which are 
unbalanced may also be determined non-responsive. 


| However, The Board reserves the right to accept any 
bid, to reject any and all bids, and to waive defects or irregu- 
larities on any bid. 


2. Determination of Responsibility. Prior to awarding 
any contract pursuant to this Invitation for Bids, The Board 


will make a determination of responsibility. An award.of a 
contract to a bidder shall constitute an affirmative determina- 
tion of responsibility. 


In reaching a determination of respensibility, The 
Board can consider among other factors: 


(a) The Contractor's record of integrity. 


(b) The Contractor's experience and past performance 
record in construction work. 


(c) The Contractor's financial status. 


(а) The. Contractor's capability to perform the 
project. 


(e) Whether the bidder is in arrears upon or in 
default of any debt, contract or other obligation 
to the City of Fort Wayne. : 


(ЕЈ Баве tie Hidder js departed from Federal or 
City of Fort Wayne contracts. 


(9) The bidders record іп MBE/WBE compliance. 


(h) Whether the bidder is engaged in litigation with 
the City of Fort Wayne. 


o.c. 12/84 p KL. 
B.O.W. Non-Fed à 


.In arriving at a determination of responsibility, 
The Board may institute a pre-award survey on any or all bid- 
ders. That pre-award survey may examine any of the consider- 
ations relating to a bidder's responsibility as set forth above. 
Bidders will cooperate with the pre-award survey team. Failure 
to cooperate can result in a finding of non-responsibility. 


I1 8. Prequalification - In addition to being timely, respon- 
sive,and responsible, a bidder must also be prequalified by 
the State Department of Highways in order to be awarded a 
Contract. 


9. Bid Bond or Deposit. Each bid must be accompanied 
by a bond executed by the bidder and surety satisfactory to 


The Board, in a sum of FIVE percent ( ? %) of the aggregate 
anount of the bid, but in no case less than $100.00; or the 
bidder may deposit with The Board in lieu of such bond, a 
certified check оп a solvent bank in а sum of ------ percent (7%) 
of the aggregate bid or proposal, but in no case less than 
$100.00, which certified check shall be payable to the City of 
Fort Wayne. Тһе bid bond or certified check shall serve as a 
guarantee that should the said bid be accepted by The Board, the 
bidder will, within ten (10) days after the time he is notified 
of the acceptance of the bid, enter into a contract with the city 
of Fort Wayne for the work bid upon and give bond with surety to 
be approved by The Board, insuring the faithful completion of the 
contract. 





In case a bid is not accepted, the obligation of the 
said bond shall be null and void and the certified check will 
be returned to the bidder, as the case шау be. Іп саѕе`а bid 
is accepted, and the bidder does not enter into a contract with 
the City of Fort Wayne for the work bid upon within ten (10) 
days after notification of award, then the obligation of the 
bond or the certified check shall be forfeited to the City of 
Fort Wayne for ascertained and/or liquidated damages for failure 
to enter into a contract. Provided that, the City's action in 
forfeiting the bond or retaining the certified check shall not 
preclude the City from taking any further action against the 
contractor to recover for all actual damage, the City has 
suffered. ; 


l0. Sworn Experience Questionnaire, Plan and Equipment 
uestionnaire and Contractor's Financial Statement. Each bidder 
will submit with and as part of its bid the following documents 
under oath and on forms prescribed by the State Board of Ac- 
counts, or shall have the following forms on file with The Board 
which shall not be less than one year old. 


Q;C. 12/84 I- 3 
B.O.W. Non-Fed 


“(а) Experience Questionnaire. 
'(b) Plan and Equipment Questionnaire, and 
(с) Contractor's Financial Statement (Form 96-4) 
or Certificate in Lieu of Financial Statement. 


11. Execution of Additional Bid Documents. In addition 
to all documents previously mentioned as having to be executed 
and submitted as part of the bid, each bidder will be required 
as part of its bid to execute and submit the following documents 
as specified below: 


(a) Non-Collusion Affidavit 
C] (b) Prequalification Statement 
(c) 
(a) 
(e) 


12. Brand Name or Equal-Specified Materials. Where, in the 
specifications, one or more specified materials, trade names, or 
articles of certain manufacture are mentioned, it is done for the 
purpose of establishing a basis of durability and proficiency, 
and not for the purpose of limiting competition. The bidder can 
submit other names of materials and, if, the Director of the 
Board determines that, they are equal in durability and suf- 
ficiency to those mentioned and of a design in harmony with the 
work as outlined, then the bid will be accepted as responsive. 
However, if the Director of the Board determines that such 
materials are not equal, then the bid may be rejected as non-re- 
sponsive. Consequently, bidders are advised to submit any such 
request for changes or deviations in materials to the Director of 
The Board prior to submitting bids. Any approval of deviation 
will be by written amendment to the solicitation and will be 
submitted to all bidders who have obtained IFBs. 


13. Minority Business Enterprise/Women Business Enterprise 
Requirements. 
(CONSTRUCTION) 


Teris the policy of the City of Fort Wayne that 
Minority Business Enterprises and Women Business Enterprises 
should participate to the greatest extent possible consistent 
with the State Law in Procurement Contracts awarded by the City 
of Fort Wayne. 


Ih order. to fulfill this policy, ас of Fort 
Wayne has adopted General Ordinance G-16-84 (Chapter 7 of the 
Code of the City of Fort Wayne) which sets participation goals 
for procurement contracts of at least 7% for Minority Business 
Enterprises and at least 2$ for Women Business Enterprises. 
To meet the participation goals, a Minority Business Enterprise 
nay be either a prime contractor, sub-contractor, or a joint 
venture. 


О.С. 12/84 | І - 4 
B.O.W. Non-Fed 


.Mino siness e se (MB is a business of 
which at least 51$ is owned and controlled by minority group 
members. ("Minority" means Black, Hispanic, American Indian, 
Asian, Pacific Islander, and Alaskan Native). Тһе minority 
owners must exercise actual day-to-day management, as well as 
actively participate in management and policy decisions affecting 
the business. The contribution of capital, equipment or exper- 
- tise made by the minority owners must be real, substantiated and 
documented. ; . 


Women Business Enterprise (WBE) is a business of which 
at least 51% is owned and controlled by women. The women owners 
must excercise actual day-to-day management, as well as actively 
participate in management and policy decisions affecting the 
business. Тһе contribution of capital, equipment or expertise 
made by the women owners must be real, substantiated and docu- 
mented. 


The contract for which this proposal/bid is prepared 
is governed by the MBE/WBE Ordinance. This form must Бе соп- 
pleted in order to be responsive to this IFB/RFP. If the 
participation goal of 7$ for MBE and 2$ for WBE are not met or 
exceeded in your bid or proposal, the reasons for this failure 
and reasonableness and good faith of efforts to meet this goal 
shall be evaluated in determining whether the bidder/offeror is 
responsible. 


A list of possible MBE/WBE contractors/suppliers are on 
file in the Compliance Office, Room 800, City-County Building, 
for Contractor review. i р 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE 
GOALS OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 





Rs The undersigned firm certifies that it is an 
. MBE/WBE Contractor (cross out inapplicable pro- 
vision). 


For MBE specify percentage of minority ownership 
Қ $. 





For WBE specify percentage of women ownership 
$. 





В. The undersigned certifies that they are a joint 
venture in which the following (MBE/WBE) firm 
(cross out inapplicable provision) is 
a joint venture partner. . 


QUO. 12/84 = 5 
B.O.W. Non-Fed 


The MBE/WBE firm (cross out inapplicable pro- 


vision) shall have $ participation (em- 
ployees) $ participation (costs) in this 
project. А 


Specify the percentage of ninority/women ownership 
in the MBE/WBE firm %. (cross out inappli- 
cable provision) 


С; The undersigned commits 7 $ of the total bid price 
as a subcontract to minority business enterprise parti- 
cipation. The МВЕ firms which are proposed as subcon- 
tractors are the following: 


Name of Firm Address 22 Type of Work 
1. Mefrepelitiar, Lc. 5 Drea 72 
2. 
au 


D. Тһе undersigned commits 2 % of the total bid price 
as a subcontract to women business enterprise participa- 
tion. The WBE firms which аге proposed as subcontractors 
are the following: 


Name of Firm Address Type of Work 

T. 7 : < Ж 
1. Praet Trucker а Ld rere Ў 
2. S Ge csi dg тее ы неге, Mix 
3% ) 


Е. Complete (1) and (2) below if participation goals 

of 7% MBE and 2% WBE have not been met. s ees eo 
1.. My Company cannot meet the participation 
goals for the following reasons: 











2. We have taken the following steps in an 
attempt to comply with these participation 
_ goals: 








(attach additional sheets as necessary) 


Contractor 5. Е. Johnson Companies, Im&neractor 


зу eee ace ~ By 


Its Division Manager Its 











—————————————— 


О.С. 12/84 I- 6 
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14. .Minorit emale Hou oyment Re ements. 
The City's policy is to encourage a greater utilization of 
minority and/or female employees in City construction projects. 
The Board has, therefore, adopted a minimum. goal of 17% of the 
total. work hours on each project to be expended by minority 
and/or female employees. ("Minority" shall include: Blacks, 


Hispanic, Asian, Pacific Islander, American Indian or Alaskan 
Native.) i 


The bidder shall state. in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 
and utilize women and minority employees on this project. та 
contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on the 
bidder. The successful bidder will also be required to prepare 
reports for the City demonstrating compliance with this percen- 
tage and will allow city officials access to his records, 
facilities and work site and to those of his subcontractors to 
determine compliance. 


The bidder must fill in the required blanks in this Clause in 
order to be responsive to this IFB. ТЕ the bidder does not 
meet or exceed the hourly utilization goal of 173 minority/fe- 
male participation, the reasons for this failure and reason- 
ableness and good faith of efforts to meet this goal shall Бе 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE. 
HOURLY UTILIZATION. 


А. The undersigned firm certifies that it will employ 
and utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least [] $ of the total 
hours worked on this project. v.) 


B. Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 17%. 


2% My Company and its subcontractors cannot meet 
the 17$ minimum hourly utilization figure for the 


following reasons: 





р 
. 
т 


О.С. 12/84 І - 7 
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2. Му Company has taken the following steps in an attempt 
to comply with the 17% hourly utilization figure: 


— д 
жж 
—ж aaaaaaaaaaaaaaaaaaaaaaaħŘĂ 

e 


(attach additional sheets if necessary) 


Contractor S. E. Johnson Companies, Inc. 





By 


Its Division Manager 





15. Required Prevailing Wage Schedule Payments - Pursuant 


to Indiana Code 5-16-7-1. All contractors and subcontractors 
working on the project awarded pursuant to this contract shall 
pay the prevailing wage rates for skilled, semi-skilled and 
unskilled laborers, workmen and mechanics. This wage determin- 
ation has been made in accordance with the procedures set forth 
in Indiana Code 5-16-7-1. This determination and the required 
wage rates are available for examination by any prospective 
bidder at The Board of Public Works and Safety, 9th Floor, 
City-County Building, Fort Wayne, Indiana. 


If a bidder is awarded a contract as a result of this Invitation 
for Bids, he/she/it shall file a schedule of wages, on forms 
provided by the City of Fort Wayne, demonstrating compliance 
with the wage rate determination. Тһе successful prime con- 
tractor shall be responsible for obtaining schedules from all 
subcontractors. A11 schedules shall be filed before the con- 
tractor commences any work on the project. 


Penalties for failure to pay the prevailing wage rate are set 
forth in Indiana Code 5-16-7-3. 


16. Site Orientation. А site orientation (xill/will not) 
be conducted by the City Engineers. If such an orientation 
is conducted, it will be held on the day of "ies em 
commencing ав. — o'clock .М. at the site of the project. 


i Regardless of whether a site orientation is conducted 
or not, bidders are required to visit the site of the work, 
and inform themselves fully of the conditions, under which the 
work will be performed. Тһе bidders shall be responsible for all 
conditions that affect the work, including, but not limited to 
all sub-surface conditions. rd 


O.C. 12/84 ; L= 8 
B.O.W. Non-Fed 


17. Performance Bond. The successful bidder, at the time 
of signing: the contract will be required, at his own expense, 
to furnish a bond guaranteeing faithful execution of the con- 
tract, in full amount of the contract price, executed by the 
bidder and a surety to be approved by The Board, on the bond form 
headed by The Board. The Performance Bond shall contain the 
following clause: "The said Surety, for value received, hereby 
stipulates and agrees, that no change, extension of time, 
alteration or addition to the terms of the contract or to the 
work to be performed thereunder, or the specifications accom- 
panying the same, shall in any way affect its obligation on this 
bond, and it does hereby waive notice of any change, extension of 
time, alteration or addition to the terms of the contract, orto 
the work or specification." MNA 


18. Additional Bonds. If a bidder is awarded а contract he 
will also be required to execute with.surety, satisfactory to The 
Board; 


O A. Payment Bond. Іп the amount of payment to be made 
under the contract. 


L] 5. Warranty Bond. In the amount of the contract 
warrantying the contractor's performance of a 
period of three yearsafter the date of the city's 
acceptance. 


19. Councilmanic Approval and Ratification of Contract. 


This agreement, although executed on behalf of the Owner by 
the Mayor and The Board, shall not be binding upon the Owner 
unless, and until, the contract has been ratified and approved by 
the Common Council of the City of Fort Wayne, Indiana. And if 
the Common Council fails to approve the contract within ninety 
days after the date of bid opening, then the Contractor shall not 
be bound to the contract unless he/she/it elects to be so bound. 


20. Method of Contract Award. The contract resulting 
from this IFB will be awarded: 


ПА. оп an all ог none basis. 


EI B: As follows: UU eie C Е ОТАРЫ УВЕ 8 
О —————————_______ аа 
сыз = == == т IARE TISSUES, cdi би кы NUR ОН НАЯ 
| 


ОТО 32/84 I- 9 
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NON-COLLUSION AFFIDAVIT 


The Bidder, by its officers and Gaylord H. Widner 


—рдыДдДЙДяы>Д — Lc T 


agents ог representatives present at the time of filing this bid, being duly 
sworn on their oaths, say that neither they nor any of them have in any vay, 
directly or indirectly, entered into any arrangement or agreement with any other 
bidder, or with any public officer of such City of Fort Wayne, Indiana, whereby 
such affiant or affiants or either of them, has paid or is to pay to such other 
bidder or public officer any sum of money, or has given or is to give such 
bidder or public officer anything of value whatever, or such affiant or affiants 
or either of them has not directly or indirectly, entered into any arrangement 
or agreement with any other bidder of bidders, which tends to or does lessen or 
destroy free competition in the letting of the contract sought for by the 
attached bids, that no inducement of any form or character other than that which 
appears upon the face of the bid will be suggested, offered, paid or delivered 
to any person whomsoever to influence the acceptance of the said bid or awarding 
of the contract, nor has this bidder any agreement or understanding of any kind 
whatsoever, with any person whomsoever to pay, deliver to, or share with any 


other person in any way or manner, any of the proceeds of the contract sought by 
this bid. | 


S. E. Johnson Companies, Inc. 


é 


А t pen 
Gaylord H. Widner 


Subscribed and sworn to before me by - Gaylord H. Widner der d 
this 11 day of June 






My Commission Expires: 











Notary Public “DONNA DOY 
October 28, 1986 Resident of Allen P с Сес 





Subscribed amd sworn to before me Бу 
this- day of 








My Commission Expires: 
4 Notary Public 
Resident of County, IN 





Subscribed and sworn to before me by 
this day of 








My Commission Expires: : 
Notary Public 
Resident of County, IN 


Contract No. 


CERTIFICATION OF BIDDER/VENDOR 


The undersigned, on behalf of SE t delta s бае 


, does hereby make the following representations 
to the City of Fort Wayne, Indiana. 
WHEREAS, it is acknowledged that the Common Council 
of the City of Fort Wayne, indiana, has passed an соо con- 
demning the apartheid policies of the country of South Africa; 
WHEREAS, Council's ordinance requires that all persons, 
firms or corporations submitting bids to the City, for goods and 
services, certify, as part of the bid, that such entity does not 
support the policies of apartheid in South Africa. 
The undersigned states, on behalf of ics OU cents died 
‚ Chat hg ; 
does not support or endorse the policy of apartheid in South Africa. 


IN WITNESS WHEREOF, this Certification has been signed 


this /7 day of даа i>: ‚ 1986 
=, <, The РА Pere Inc, 
(Name of Bidder/Vendór) 






(Name and Title of Person 2 dan 


TO BE EXECUTED BY BIDDER AND SURETY COMPANY BEFORE DEPOSITING BID: 
—_—ee— АА BEFORE DEPOSITING BID: 


BIDDER'S BOND 


Know All Men by These Presents: 


That WE, S. E. JOHNSON COMPANIES, INC. as principal 
ie M CIC 1 ЫЗ MP o LR ы E 


and THE CINCINNATI INSURANCE COMPANY 
and as sureties, 
m que eco “Оо =т= а e Rc pelo васе 


are held and firmly bound unto the City of Fort Wayne, Indiana, in the sum 


ФЕ 54 ol Maximum Б44------ ео DOLLARS (5- - - - - - - - - - 


to be paid to the said City of Fort Wayne, Indiana, or its successors or 
assigns, for the payment of which, well and truly made, we hereby bind our- 
selves, our heirs, successors, executors and administrators, jointly and 
severally, firmly by these presents. 


Signed and sealed at Fort Wayne, Indiana (this lith 
и 
day of June , 19 86 
——_—_ Ш ыыы 
The condition of this obligation is such that if the accompanying bid or 
proposal of е Resolution for r Alley N 6-8 


Asphalt Resurfacing Second Package : i ; 


made this day to the City of Fort Wayne, State of Indiana, is accepted, and the 
contract awarded to the above bidder, and the bidder shall, within ten (10) days 
after such award is made, enter into a contract with the City of Fort Wayne, 
State of Indiana, for the work bid upon, and give bond as required; then this 
obligation shall be null and void; otherwise, it shall remain in full force and 
effect. 





SIGNED at Fort Wayne, Indiana 


this llth day of June 5:19:56 
ТРАЕН Теле 171 eC ae oe — OO 


S. E. JOHNSON COMPANIES, INC. 
тен р рт щи 






„ВКтпстра) Surety Donald’R. Rush | 
Attorney-in-fact 
*If signed by an agent appropriate power p E ) 
of attorney shall be attached HET 


Contract No. 6046-86 


THE CINCINNATI INSURANCE COMPANY 
Cincinnati, Ohio 
POWER OF ATTORNEY 


KNOW ALL MEN BY THESE PRESENTS: That THE CINCINNATI INSURANCE COMPANY, a corporation organized under 
the laws of the State of Ohio, and having its principal office in the City of Cincinnati, Ohio, does hereby constitute and appoint 


Louis H. Andrews; Donald R. Rush; William G. Niezer; Gerald C. Kramer, Jr.; 
Fred L. Tagtmeyer and/or Donald E. Douglass 


of Fort Vayne, Indiana its true and lawful Attorney(s)-in-Fact to sign, execute, seal 
and deliver on its behalf as Surety, and as its act and deed, any and all bonds, policies, undertakings, or other like instruments, as 
follows: 


Any such obligations in the United States, in any amount. 


This appointment is made under and by authority of the following resolution passed by the Board of Directors of said 
Company at a meeting held in the principal office of the Company, a quorum being present and voting, on the 6th day of 
December, 1958, which resolution is still in effect: 


"RESOLVED, that the President or any Vice President be hereby authorized, and empowered to appoint Attorneys-in- 
Fact of the Company to execute any and all bonds, policies, undertakings, or other like instruments on behalf of the 
Corporation, and may authorize any officer or any such Attorney-in-Fact to affix the corporate seal; and may with or 
without cause modify or revoke any such appointment or authority. Any such writings so executed by such Attorneys-in- 
Fact shall be binding upon the Company as if they had been duly executed and acknowledged by the regularly elected 
officers of the Company." 


This Power of Attorney is signed and sealed by facsimile under and by the authority of the following Resolution adopted by the 
Board of Directors of the Company at a meeting duly called and held on the 7th day of December, 1973: 


"RESOLVED, that the signature of the President or a Vice President and the seal of the Company may be affixed by 
facsimile on any power of attorney granted, and the signature of the Secretary and Treasurer and the seal of the Company 
mey be affixed by facsimile to any certificate of any such power and any such power of certificate bearing such facsimile 
signature and seal shall be valid and binding on the Company. Any such power so executed and sealed and certified by 
certificate so executed and sealed shall, with respect to any bond or undertaking to which it is attached, continue to be 
valid and binding on the Company." 


IN WITNESS WHEREOF, THE CINCINNATI INSURANCE COMPANY has caused these presents to be sealed with its corporate 
seal, duly attested by its Senior Vice President this 14th day of June, 1984. 


THE CINCINNATI INSURANCE COMPANY 


Од 2-22... 








STATE OF OHIO ) ss: Senior Vice President 
COUNTY OF HAMILTON) 


On this 14th day of June, 1984, before me came the above-named Senior Vice President of THE CINCINNATI INSURANCE 
COMPANY, to me personally known to be the officer described herein, and acknowledged that the seal affixed to the preceding 
instrument is the corporate seal of said Company and the corporate seal and the signature of the officer were duly affixed 


and subscribed to said instrument by the authority and direction of said corporation. 


Р 5 orney aw 
Notary Public State of Ohio 
My commission has no expiration date. | 
Section 147.03 R. C. 
I, the undersigned Secretary and Treasurer of THE CINCINNATI INSURANCE COMPANY, hereby certify that the above is a 
true and correct copy of the Original Power of Attorney issued by said Company, and do hereby further certify that the said Power of 
Attorney is still in full force and effect. 





GIVEN under my hand and seal of said Company at Cincinnati, Ohio. 
this llth day of June . 1986 


ЖА АТ) 74 DSpace _ 
Secretary and Treasurer 





BN-1005 (6/84) 


General F. Ne. Ма. 
Prescribed by 


by 
Board of Accounts of | 
diana. Revised 1949. M 


Standard Questionnaires and 
Financial Statement for Bidders 


Prescribed by 
THE STATE BOARD OF ACCOUNTS OF INDIANA 
For use in investigating and determining the qualifications of bidders on 
publie construction when the aggregate cost of any such work or improvement 
will be Five Thousand Dollars or more. | 
These statements to be submitted under oath by each bidder with and as 


а part of his bid, as provided by Chapter 306, page 1248, Acts of 1947 


Submitted S on ЗОИРИ ысу а ОТ E 

















S. E. JOHNSON COMPANIES ; ІМС. AND SUBSIDIA IE Corporation 
By. a e А Co-partnership 
An Individual . 
ina i e ы vo уы лу 
Maumee Ohio 43917 
ты ы Асса ыы сы аа MM 


еее сеессесесеееесссссс<2<---<<-әссәсео<2-со2--е2-2:-<еееәе-әс-сәзесевесезе-» 


ni 


Sec. 2 of an Act entitled “АМ ACT concerning the awarding of contracts for the performance of public work and 
authorizing the board of accounts to prescribe certain forms to be used in ascertaining the responsibility of contrac- 
tors who submit bids for the performance of such work, providing for plans and specifications, providing for bids re- 
pealing certain laws and declaring an emergency." (Approved March 13, 1947.) 


Sec. 2. Whenever the aggregate costs of any work or improvement will be five thousand dollars ($5,000.00) or 
more, for the purpose of enabling such board, commission, trustee, officer or agent to ascertain and determine which 
of the bidders submitting bids for the performance of any such public work is, in the judgment of such board, com- 
mission, trustee, officer or agent, the lowest and/or best bidder and to exercise intelligently the discretion hereby con- 
ferred on such board, commission, trustee, officer or agent each bidder shall be required to submit under oath with 
and as a part of his bid a statement of his experience, his proposed plan for performing such work and the equipment 
which he has available for the performance of such work and a financial statement. The statements hereby required 
shall be submitted on forms which shall be prescribed by the state board of accounts. The forms so prescribed shall 
be designated, respectively, as the experience questionnaire, the plan and equipment questionnaire and the contractor's 
financial statement, and shall be based, so far as applicable, on the standard questionnaires and financial statement for 
bidders as approved and recommended by the joint conference on construction practices, for use in investigating the 
qualifications of bidders on public construction work, and the forms so prescribed are hereby prescribed as the forms 
which shall hereafter be used by all such boards, commissions, trustees, officers and agents in obtaining the informa- 
tion which is required in the administration of this act. If the information submitted by any bidder on the forma here- 
in prescribed is found, on examination, to be unsatisfactory, the bid submitted by such bidder shall not be considered. 
(Burns Statutes 1933, Sec. 53-109) Sec. 2, Chapter 306, Acts of 1947. 


? 


+ Ж.А. Corporation 
S 
S. E. JOHNSON COMPANIES, INC. AND SUBSIDIARIE E Б 


О An Individual 


Ж-ды ibm ore Ro 0 lend a i 
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EXPERIENCE QUESTIONNAIRE 


The signatory of this questionnaire guarantees the truth and accuracy of all statements and of аЦ answers to 
` interrogatories hereinafter made. 


l. How many years has your organisation bean in businem as а general contracior under your present busine 


name?. ни вари, 8 оне 











2. How many years experience їп Gener ral Highway _ Highway construction work has your organisation had: (a) 
Аз a generdcontractor . 56 Years 4) Asa sub-contractor. 56 years 


3. What projects has your organization completed? 











NAME AND ADDRESS OF OWNER 
of TRenspgrtation 





__446634.67 











ае тоати IARE ЧАТ 100 Nest St. В... рала. ОН 45801 
Dx oues CTS UND A ee Kyu REVUE I uL о) fir tt "ORT Hs ELO 
..286817.71 Resurf Prj47-3 7- mae es ps eis S п or tats OR 45365 
..113425.94 Resurfacing [10-30-85 РЗ Eod Mala С ТА ш оп 45040 
..149675.96 Resurfacing | 9-30-85 үсү? РД A gs Har Y Eind 









3-A. What projects has your organization now in process. of construction? 


CONTRACT AMT. CLAB8 OF WORK (ДЕМ ТО ВЕ NAME AND ADDRESS OF OWNER 





ANSICHT MENS: cos ee ee ne Se AS теде у nc ced MA ROR үт = A NND E В Е 
<%%е--езезесеее-есесесезевесес еесееееееееееееееестесесесеес >>>... ооо ооо ооо ныне 
4 Have you ever failed to complete any work awarded to у0и?___ № зо, where and why? 


quer we —ÀÀ— roe oe > 








_--——--—-—--—---—--——--—-—.-——-——-—-—————— 





—— —— o ое. 











Mac NN 
5. Has any officer or partner of your organization ever been an officer or partner of some other organisation Ша 
faled to complete а construction contract? o S ND m ушр во, state name of individual, other 


organization and reason therefor... M M  MMMÁM M MM MM M—— À——— ÀÓ——Ó  À——— Ó€. 
Te Gao Ay ty PETE ана БОГ UNE cocoa па ERN cc MEE n ee e a ee жыные cuc pn MSAN NN MM, NUMEN UM, 


M M M ——M———— „ШЫ 
6. Has any officer or partner of your organization ever failed to complete а construction contract handled in his 


own ПАЦИ . . NO. с=с) ——-lÍ so, state name of individual, name of owner and reason therefor 
qUéesqbeRSQEE АР OE» АНА оао тс ооо ооо 9999000009992 99: о л л н D 
—--.--.---..-...-....-.............. "o9 ^ sooo оо отпора DE I Mr DM M оао UMEN слесарлы 


———— M M ——— ———— 
7. In what other lines of business are you financially interested? 


ВИДИ ordei ic сс инете 
—— Stoneco, Inc. . stone Quarries, asphalt plants, foundry, concrete 


замине сырда DÀ eee en T ui 99 m веть очно а. 


ее 0099920999299 090902500099. 





ooo 000099529 ооо ооо 0000009000000000 090045000. 





For what corporations or individuals have you performed work, and to whom do you refert... 























3. 
The Andersóns,.......P.0.Bo0x..119,.Maumee, Ohio..43537. Ge Krull i 
Meijer, Inc. 2727 Walker Ave, НМИ, Grand. Rapids,..MI..49504..K...Glupker 
O.H.Materials 2, 16406 U.S.R. 224E, Findlay, OH 45840 И. Kir 
Marathon Oil Co.,Aviation. Dept... —.539.9...Main.St.,. Pindlay,.0H.45840.J- Neds 
..3. For what cities have you performed work and to whom do you геѓег? ooo ccc ececceeceeccnececececcececeeseceeeeeeneececee 
City of Delaware =] Sandusky Sta. Delaware, OH 43015 - R.Harmon 
City of Bowling Green-304 N.Church.St..Bowling. Green,OH.43402-R.Barber 
City of Findlay,Ohio - Municipal Bldg.,Findlay,OH 45840 р. Metzker 
City of Toledo, Ohio - One Government Center,Suite 870,Toledo,OH 43604W.Shul: 
City of Maumee, Ohio - 216 Illinois Ave., Maumee, ОН 43537 J. Corey 
2. For what counties have you performed work and to whom do you ге!ег?.......................................................................... 
Delaware-50 Channing St,, Delaware, OH 43015... Fy Stultz 
Union... -1225.Columbus.St..-Marysville,.0H 43040 | R.....Chapman 
Hancock -.1300.Lima Ave., Findlay, ОВ45840 teet R. Morrison 
Lucas |, - One Government Center, Suite §00,. Toledo, OH.43604 G. Wilson 
Wood.........—..1.Courtbouse.Sqnuare,.Bowling..Green.,..OH..43402............... А...А141оп 
1. For what State bureaus or departments have you performed work and to whom do you геГег?.................................. oo 
Ohio Dept. of Transportation - 25 S.Front St.,Room.402,.Columbus,QH 43215 
МИНОР QN PN Дыт асы б ЦЕ ee ы ай. ААА ees БОЕ 
2. Have you ever performed any work for the О. З. Соуегптепї?............................................................................................ 
If so, wher and to whom do you Dolus i зс В рш 15 E о ы ес шы чы. 


--е-ееее---е----22..-22.--...........-өз «еә-ег-ес- ......-2.....................-.-.......1...--... ---.....4-%--е--4.-в----------е-ееесееееее«-еееесе-е--ө--е----е---%2...-с------ш..езеес-ееезез«е-ә»----» 


<е--е-е--е------2--..--<еее-е-езееее.-222»-2-2...-.........»- шө с сө ооо ооо ооо ооо есееее-е-ееееееее44-%-еееесее--есееееееееееееевеевееевевеееееееезеееевееевеесеее%%. c2 09002 25^ 











YEARS ОР 
INDIVIDUAL'S NAME PRESENT POSITION 2. MAQNITUDE AND 
еерее ОВ OFFICE Соната ом ТҮРЕ ОР WORK 





President 


-ееееееееееееееееее-е2-1%еевеее-есеесеееее|.-е-е----ес-е--еееее--ееееесесесгееег|еегевееееге--2-ееееб-|----еееееебг474----есесеееееееееетеееееееееегеееевееее|ге-е49--өе%ееее%-етееезеге 


2.С. Weber Secretary сыч. 


“-езееегеееесеееегегег 






С. Winkleman 


тееееееееееееееееее-е-еееесе-ееееееееееее|:--%-е4%ье2еғ09в4-есеееетееееессееее-|-еееееееее-%-ееөееее)|-2-44-2ге42--52ө4 
еееееевеееееееееееесесеесееееееееее|----е0ьееееее-е-ееееевеееееве.ееееее-|.есееееееееегесеееег|..2224-Де02ф24--222-6-е0о0--ө66ее5ее-24өсееееееее-|4949- 


ооо оо ооо |2422-2-2222222-22.5.%55%---ееөебебсеее--|-еесеееее-4--42е-е-2). 


Ron Karhoff Superintendent |... 


3. Widner |Engineer 


John W. Isola Engi i 


5 









езееесоег-- Ки: © o. 


.Manager/Enginser. 


^. PLAN AND EQUIPMENT QUESTIONNAIRE 


The signatory of this questionnaire guarantees the truth and accuracy of all statements and of all answers 
i to interrogatories hereinafter made. : 


1. In what manner have you inspected this proposed work? Explain in detail. 


NM iiid ОВ о мое оспорено оне 


ерооооооооооово во ооо 0090000990009 ооо ово ооо ооо 4900090029000 000 0000000 0 о вооон оч ооо оао ооо енене теч =- е. eeose. <«Феезетезееееееетеееееетеееете-еее-е-2-42- 


pn——-—-————————————————— ееееее-еесегетееееееееееесегеее- ооо ооо ооо ооо ооо ест ctv? 


ооо ооо 02009094. 00 00002 50000000502 9970900099007 090090090 09. 790 20092009 s «eoo cc eco ооо воет еее t eee ee o ee eee 0 0004000990025 450000090« 5090209992 00002 999 
ооо ооо ооо 000000002200 070 70247 4^ 0000004909000 несов ооо сое <ә-зеееевееетееееееееоеесееееееесеесеетеееееезесеееесеее----- 


Pese «ееевев2еөеееевееве%еее0ееөө%ө0»өееееовееееееееезееееоФеооеееееое6еееЦ04-0сееееөеее0600000600ы0:5960660ее% і:ее-чв-«-е-ввезегевев 2590000097 0499000 099200009 999 е 99 04997 95909999 990 909 ^ o 99^ 99 e e^ o9 


о неевреев орон ато ceptum EM ене зеенин ене ————— a —— «+. +------«------* 


BM Aid ео ооо ооо ооо ооо оо оо ооо ооо ооо ово «=> 


ооо босса ева ооо „ибо тона ооо в оо Фф тоз отворот отеле? 1%е-егеееееезестееееевесесее-еө-е%ө%еете. «-е-етеееееееет--. 


“4. Do you intend to do the hauling on the proposed work with your own іогсез?.................................. алс 
If во, give amount and type of equipment to be чгей................. RA SNR SUR EA IE eae rn i RE DEL du D. СЛЕ a Е 


ооо ае етене те ооо ооо ооо оо ооо += тетет Lese ese eese oec 0554/0 эзе» 0000400000994 0000202 99000200 9092 «929 20999000 9999209909922 е ——————— P 





*5. If you intend to sublet the hauling or perform it through an agent, state amount, of sub-contract or agent's 
contract, and if known, the name and address of sub-contractor or agent, amount and type of his equipment and 
{nancial responsibility... иене nnn tnn nennen enne nnn enne n 
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* [tems 4, 5, 6 and 7 may not be applicable in all building contracta; if not, orhit. 


' Do you intend to do the grading on the proposed work with your own ќогоев оно 
ТЕ so; gree typeof equipment tobe о. 
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If you intend to sublet the grading or perform it through ап agent, state amount of sub-contract or agent's 
contract, and, if known, the name and address of sub-contractor or agent, amount and type of his equipment and 
. financial геврова Шу... ase 





о оо 09994 90499992999 0004949 04 92. 


--<-------22----.-.2..-2......-................................................-.................-.«-.--е--ее-е««е--өее--е---«еееес-.ее--.еееес-еееесеевекаө---«ееестесесесетесессеөсете--е-ееееететеетесесес 


-е----2---------.---2--22-2-....-.....2................................................................ .........«---....-.-----..--..-..---е---«е-..-««е-е.---««е----..--.--.«------ә-е--------е--------.---. 


Do you intend to sublet any other portions of the work? eee If во, state amount 
of sub-contract, and, if known, the name and address of the елин, amount, and type of his equipment 
and financial responsibility._____ 





eo eee on ce rere wees eremo os 











«--------------- 





.еееееееесесесее--есесе-е----еееес-есеебс-е-егееееееееегесе--е-ееееее---е-»2--4-.......-еее---.----.----е--ееее----еее-ес-есе----е-е-е--е-----е-------------<-------еее----.---. 
есееееесеееееесееесе-е..:-еес-.еее-тесес--е-еееееесесее-ееесее--еее-есетесеесесе--г---...--еетеееес---е---е-----ее-е---..-есеее-е-есесеевевес-ееезеосееее«-ес-есес-теео--есезеве--се--. 
<-е-----2-.-е-2---г--ееге------------е-....-2.-...-.ые-.-өс.-ө--сс-тезевесеетесее-ееееге-еееое»-ееееесеееее.-.-2--ее-есесес-езее-ес--ееееееес«өсесе-ееесееесееевеесеееееевес«есесе-осееевтестеее-еееесесеееее 


есеегееее-еееегеге--е.-еееег-е-есеесеесеееееевеееевееееееве-ее-ее---ееееееее»--есеееееее--е»-е:-е-в-еееееесеес-.ес-ес-есес-ее-«есез--е0ее0еее6е9%-ееееесесесесеесесееееееесвевесестеееетесесетесезесеееевес 


егее-ееегегесеге---е--есеееее«ев--еезе--2-2----2----.---.ыеысы. .ееееесесезсееоее---еее-ееес-есесеесесе-есе-9-------еееее--------..--.------е-е---есесе--еесе---е-е«есесесе-з-«-ә-есезееееее---------------- 


From which sub-contractors or agents do you expect to require а Боп4?.. ................................................... . .-- 


—À 999999 2^9 «299999 2^ «ee 490 o0 неее oo ss 09 отне 0290000002700 00000000904 0099 09700992 09000900 9909009 92009 9999 9900900990020 999992 0000000999000 0^ 99 o0. 
meow ewe Ó—À——— —À À 99] ——À 9—— — 990990 0 0 90 eo оон 0-95 77 оао 000000 0000 оцет cece en 099207 9900009707500 0009099040 9090 0000009900920 00000929 005209090 99290499999 099000 0 9 
ооо o0 0009909990 9999900 2000002900 999979 9790002729 90705902. 9020 0090099999 000000294000 99 09020920002 0090000979902 90 9009009900 0000900900990922294099 0999992990 вонь чье 094099099000 


тесе ene 0220 09 999999904927 9000000» 99900000000 005042090000090940000000000090900 4992909220097 cones ооо ооо ооо ооо ооо ооо ооо ооо ооо воно ооо 


What equipment do you own that is available for the proposed work? 





DESCRIPTION, „МЕ, 


ANTITY ITEM VI Y A conpition | YEARS OF 


SERVICE PRESENT LOCATION 





——————————Á—— nie ct dy ду: afin di MM aS ER | ЦИ еееееее-ееееееееее--|-ееееееесег-е-|е-езее<еееәееееееееееееееееетесеееееееетееесесее- 


e — eee eee Tu seneo —À——ÀÀ o 





:11. What equipment do you intend to purchase for use on the proposed work, should the contract be awarded 
to you? 


QUANTITY . DESCRIPTION, SIZE, CAPACITY, ETC. 





12. How and when will you pay for the equipment to be purchased? 0... 


--.-.-------.-.-.-..--.-.-............-.-............-.. 


ооо ооо ооо овес овесот 


DE ео ооо 90990 9900009000090 95. 





13. Do you propose to rent any equipment for this work?..............NO о И so, state type, quantity 
and reasons for гепбіпЕ........................................ 


eee e naceecseseseseoesasse cos 0 000095009590 929 929290999 972002099029990 99099992 99 0^ 5. 





77::--222224-.22.............................г-.ш-...-...ш.--... ссе өсөсееессеееөеөееекесесесесеевевевечвеееееееееееееееее-евевеееесесввеесевесессевееееевотеесесеесесөсесесеееете. еезезееесетес-ее-езсз 
4:-%%%--%--%4-%%...2...с..шше .ем.-еесе-ес-е....шсешкееесеве-е-еее-ееесесесе-».»-»--!-еееееееезеееестеве-еевевееевевеевек <%%5--е%%еее%%е%%ееееееоееее%ееееетеесо4еееееесесееесеесеекевеееевсеесетеввесесесе 
D Tte e eee nente ee ene sean neos tese oe see етее eoe ee e e a nene өс. өс ee n e ns e e enean eese e eoa e eee e eee ee eee o es 00005 S9 e e eene e en эзе eoa etae ea 
——— енене oeste etos eese o e ee ee ee етене e eo 500000000000 02 0990005 900000000222 299499020905 90992 0092009 


ооо ооо ee 0090200090000009 9990900900009 900 090090009099 05 


14. Have you made contracts or received firm offers for all materials within prices used in preparing your proposal? 
Do not give names of dealers or manufacturers. 





еее тенот а 00029995 оноов 90499909 992229 9 209929. 





Кайнаар ааа а ааа ааа аана а ALL LLL LL Lea 























Dated a6 22-30 И Ао LAB eL n —day of... edic Bg 
5. _Е. JOHNSON COMPANIES, ING: 
Я АЕ "(Name « et PERE тина Wis, goer ed 
By. — E 2 i. Со 
. Gaylord H. Widner, Division Manager 
д : 777 (Tie af Perosa Signing) 
‚ STATE ОР... ПАП VAS ea ао S | 
A га 
COUNTY Oor Aen S RI om d } | 
Са ОРОН. Иер оно Fi dc (nr Warum M — being duly sworn, deposes and bays that he is 
_Division Manager 30-702 ot the цы $. Е. Johnson Compani Companies, Inc. CON 
(Name of Organisation) 


and that the answers to the questions in the foregoing questionnaires and all statements therein шша. are. true 
and correct. 










Bubecribed and sworn to before me thia... day oe ZA ,19.96 . 
- оппа J. Owens V MM Г 





мус Башан October 28, 1986 





mitted by-..S..E. Johnson Companies, Inc, and subsidiaries... | 8 А ботите қоны» 
О An Individual 
1 principal office Вох 29A — Maumee NISI V ns Cn 
| сабые ж E ааз жы үс у мр, 
; Condition at close of Бизшеза cc ciecsccccccsscseesceseeececscec. pecempe moa Е 19.85. 


P 


. .  Contractor’s Financial Statement 














- 


ASSETS |. Dollars Св. 





Cash: (а) On hand 4. 5560 (р) In bank $.(187.229) (c) Elsewhere $2,500,839.9 3.] 11.9] |6_ 
Notes receivable (a) Due within 90 days с езе. 
(b) Due after 90 days... ss 
(c) Past due........ DUE ADEM UM LAU AR COMER OC В 
Accounts receivable from completed contracts, exclusive of claims not approved fo 
Е БеЗ ДЕЦЕНИЈА о шат ышкы ыл уы ы CERNI NUS Бі 
Sums earned on uncompleted contracts as shown by engineer's or architect's estimate Бр 
(а) Amount receivable after deducting retainage.______. 
(b) Retainage to date, due upon completion of contracts 
Accounts receivable from sources other than construction сопігасія |1 В. |91117 |9. 2L 
Deposits for bids or other guarantees: (a) Recoverable within 90 Г ЗДІ 21-23 EE 
(b) Recoverable after 90 йау. 2-2. ie 
Interest accrued on loans, securities, etc... 
Real estate: (a) Used for business TOES, у у сс 
(b) Not used for business purposes 1.2 
Stocks and bonds: (a) Listed—present market уа1чө............................................................|. 
(b) Unlisted---prement vàlue ао ШЫ Ето е ей Ме 
Materials in stock not included in Item 4 (а) For uncompleted contracts (present value)|...........]....]....]....]....]....]. 
(b) Other materials (present value). 
Equipment book valus оо аа НЫ ee СЕЗЕ ОЗ 
Furniture and fixtures, book ул1це..... 
Other assets... 





esce sec coc 0959200 2 95 o. 





0005270002 оо ооо еее 9200999. 





%%ееоее-ееее%е-еееееее-ес-есе-еееегееегсесеесес-.|-----.|-- 





-—-.------.-------.---.-.-..--....--...-......................-........-........-....-.................- 


LIABILITIES 


Notes payable: (а) То banks гедшШар nrn aa 
(b) То banks for certified сһесЕл...........................................................................|. 

(c) To others for equipment оЬйдайопв s 

(d) To others exclusive of equipment obligations... |. 

Accounts payable: (а) Not past due с а сы 
фу POE dM S o Aa НИКЕ deo шоч 

Real estate encumbrances. БАСЫ ch RS E А TUR ЗБИРЕН eee Mee luit Lech dis ВИ Н 
Other liabilities __ 
Reserves... ТОМЫ ЕЕЕ Reon TUER E ыс me ae 
Capital stock paid ар: (а) Сопшпоп.................. 2... од к. 
(b) Common. VERE NEIN ee cnt dE eI Ma ЦИ ШИ 

(c) Preferred... 

(d);Preferred еу . v 

Surplus (net worth). Inc] Includes _additonal _paid- in-capital 





-%<е--есеее-е-е-әееее2-22-22--е-<-22-----<е-<----..-..-......-------..ө-. 





o: 














—— A fee: 


Du. Total liabilities... 46 
CONTINGENT LIABILITIES ii 
Liability on notes receivable, discounted or во!\4................................................................................. a 
Liability on accounts receivable, pledged, assigned or пасаш 
Liabilityisa ПОРА ааа --- 
Liability as guarantor оп contracts or on accounts of others... 
VOR aia t liabiliti 


“Total contingent Б meu асады 















DETAILS RELATIVE TO ASSETS : 
ТЕСТТЕН А e ue ее т чүт 831900. 
Cash (b) deposited in banks named below... MM (187,229) 
(c) elsewhere—(state where)... 9,500,830 





МАМЕ ОҒ ВАМК ! LOCATION 


.есеееееееееееетеееееее-еееечееееееееееее -ееевев«ееее--еееееееееееееееееееееееее-еееесегеее. |-етеесееееееежтетееееее 
Leecudsunccodcudaccbasesbececonsacesaseusseoressnnees зоне. еетееееетееевеееееееееее-|-езееееетететеете«ееее 


жеөг26-еесоь65<955%<өз445005тооФЕеФетеоеттонаетететоме |іе-еееееееәеееевееевеееееееееееееееееегеееееееее --ееееееееееееееееееетееееееееееееесеетесееееееее- m i 


(а) due within 90 days.. Se Ses) 714 








2 B ERE ы CONSO ка йы и 
)*| Notes receivable (b) due after 90 4ауа................-.---.--.---------------------- 289,752 
(c) past PS DESIRES AK UNUM S Eudora фар и е Pa atia Wow НЕ аара 
RECEIVABLE FROM: NAME AND ADDRESS | тов WHAT Мох HOW SECURED AMOUNT 








Accounts receivable from completed contracts exclusive of claims not approved for payment... $1,923,452 






NATURE OF CONTRACT AMOITRAGT. 












-3,525,931| __ 322,663 


-920-5 Hancock SR 12642... eee еее 


pid e caca a ae cn 


Ышш ir Her Беда ПОВ 
PO RR ET ie RUN а ке еттт pue соо аа 51,923,452 
Have any ot the above been assigned, sold, or pledged?......No.......... If во, state amount, to whom, and reason... ——— 


aeos qim mins sustsnven scercaconuasensedeteessosenensasacnavosssensereses ssh э" A dobsedsqueskyauenapoNERES вавеесве истоветен о сучи CREE анонсе донос ашке MOM PR EEUU EEE 


Sums earned on uncompleted contracts, as shown by engineer's or architect's estimate: 


(а) Amount receivable after deducting retainage............—. nent $....864,398 
(b) Retainage to date due upon completion of contract. ...........-.--- 2-2 409,494 










DESIGNATION OF CONTRACT AND NAME AND AMOUNT OF AMOUNT AMOUNT AMOUNT EX. 
ADDRESS OF OWNER CONTRACT EARNED RECEIVED рН 





"e e ecle eee e ceo +++ | e eee eere «+= -е-езеееее 


109,494 |` 864,398. 


еетее-|ьеееееееееее|ге-зе»-26--2----іг2--22222 222. 





Have any о! the above been sold, assigned, or pledged?..... No..........If во, state amount, to whom, and reason... — —— 
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DETAILS RELATIVE TO ASSETS (Continued) 


2 


. 9 
, | Accounts receivable not from construction contraets. 222222222222. 51,391,795 





RECEIVABLE FROM: NAME AND ADDRESS FOR WHAT 
———————————————————— 


DEPOSITED WITH: NAME AND ADDRESS 
eS aamaaaamaamamamħŮĂ 





———————————————————————Ó—Ó—— 


IatéréBt.acerüed оп louna,-secntities, ЕК... оаа сот S ty 
ON WHAT ACCRUED TO BE PAID WHEN AMOUNT 


ое О еш тт 8%964ее%049294460е629%659же4448х555%595-4ел5804ее2|-еоеа4етяс--ке55605о90%5-%999%5094554545559595646685%05522|5<%өзеезі НИ 
ор ода c ocass CSAs eds ous Sussteseeesioecnen sass hscapasacs|skctaacededuaadcevches 
какырды rn eee ттт ae eee eS SSO рг р кайна Арк SESS SERS eR a P da оно АНЫН ИНИНЕН cee caebecscenseavees 
944.44...-..шш-ы--...в-»Жтте.....-%»->-- .ететесееесет4%т%тее%4%499900-599ее9еоо60өеое»|)5е2--е6<-<оесесеФеооФевовксетееоеоото4еесвоеөе%%%-еоеөесоӛз|-есе--есзгес«ессевесес 


ооо щось icono r| see nos T E ооо озона н {отоо enne casa coU PUN C 





Real estate | (a) Used for business purposes... р AS. 17 53.635.107. 
book value | (b) Not used for business purposes.............. NE DL слу GMT = Jak x Qa КЛ 


IMPROVEMENTS 
NATURE OF IMPROVEMENTS 














DESCRIPTION OF PROPERTY 






BOOK VALUE 





2Фебетеееееееее4.402.--1-ешееевв%0246-с<е.6-0.с4-04-ысД-94-сб6гс-еебе-ешесееоезееег|-еесееегесесес«еосесееевесе--евеосооесес|-етееооозосееееееееееес»|-ее6е-6990еееейбееез«ев 
тетееееотеттеоевееез6244%%.44%6%%.е0ше04е әше%е0еееее2че69е%ее6»0чевессетеееефетовесо|оеокеевевевевовеовгооеиеоетеоавево5е-сөеоо|ьотеотеовевевевеесеовввтое|сеотетеоетееееввееезеее 
7444444---5---------4)-4445- -5--5--24--2----4-4--.-............-..ө--.....в----ш.|..выф«ыс..-е.е.с-ссе---....-..ы-.«сөсс-.|-ееееееееетеееееееееезе--|----.--е-----.------.. 
74-4-4--е44----44%4%%-е%--44.4.-.шш-...ыв-..фш--ш-..-. еевесвееесеееееее-|-есееее-еД-еебсесе-е-ееб--..ее.е-е----еес-|-е-е-ееетоеееееееетесеве-|--- 
144444444-4--44-44--.-4---............:..........-......--ш-шеш«!. «е-%--4в%ш- г-.|--еее---е-------22--..-сз...шсбф с .есе----.|.-.---.---е-ееег---е-е--|-----------«------22--2 
Ф%%%%4.%.4......................-шЖе.-.....шш!«шсшшш с өзеееевееееееееееееееесеее-.|-еееесеее-есе-еееееевесееееееееегесесее.-|--4----------е----еееше-|-е-..7.......2....... 


“---%-%----%-ее--е---.-4е-.е%-ве.................-...-..ш--».-.-ө-.................|....----.........-...-..-..шлы..өш---..--.|---------ее--өш--өс-сс».|-ееее........е---«-еее 


АВВЕВВЕр AMOUNT OF 
LOCATION VALUE ENCUMBRANCES 





HELD IN WHOSE NAMB 












.Property in Ohio, Michigan and Indiana: S,E, Johnson & Subsid: 0 


т%%%еее%е--4---е---.-е-ш---еесесесе-«еееееееееееееееееееееееееее-ес-ееее...есее-есег-|-ееегеее-еееДееееееееееесеесесесееееееее-|-есееге-есеееетееееееееег|вееее-еееееееее«-е-е-е 


-.4---.-........................... .Һ.Һ.Һ.......21.1...::42.2.......... .........| 22 422.9 302222 22 3$ 2222. ЫЫ eecsececececc|e оооссоооооооооооовооо 





4 -----------е-ег-----е--еее---е«еееееге«ееес--|ве--е---------------»-е-----еее-е----ее--|-е-е«еееегеееее-есесесес- 


* Lu eepereatelg each item amountiag to 10 par cont er more of the ttal and cumbime the remeinóss. 
11 










(a) Listed—present market ув1пе........................................ EE 


Stocks and bonds: 
| (b) Unlisted— present value... а... КЕ. PUES 





— MÀ 





ISSUING COMPANY 






WHO HAS POSSESSION 






Materials in stock and not included in Item 4, Assets: 
(a) For use on uncompleted contracts (present value) 
(b) Other materials (present value) Lu ас ры eee i ЕНА Арис tle 







DESCRIPTION OF MATERIAL QUANTITY 

















stone quarries S CUNG ы. ыы лы ыы усл Ed ты b see ощ ВН 2,437,867. 
Г zi 2.766 tons 98,766 


е-ееееееее--2|--2 %%-е-е-еееегег--еге».|..4.-е--2--.2.2.2...2... 


DEPRECIATION 
CHARGED OFF 









SEE, SCHEDULE. -.- 


525552.25222-552.5.2. 22-54%-24--.--ш.....ы......--штешш-.|--«е%%%%4-29-2|%%%-----егеве-еееееевее-|.ее-еееееееезесесее-е-.|-есесвесесеевееевсесеевесе 


2%%4%%е%%44|44-4-4.4с4....швв«««еыш--ш-ше%0е%өеөшешое00еееоее09осеөееее00е0ееетееесөе|сееееесееееесе|-еевебесе-е чо. **occcccc| ce 99. 9 c0 coc» «^^ ооо ооо ое ооо 










еееееееее-|е%-еееее--еееесееееесееееегегееее. --%%-ееееетееетеееееееееееееееесесевеесееееее|еееезеееевесе. -|---е----- Ф-ее%---ееетесг|-еееееее0е-етсееееевез чо [чоосоно ееееееезеееоее- өсе 






ооо «ооо ооо ооо ооо ово ооо ооо Мылы Балл а Я ри 





өзеезееег-|-ее -2--4-%%-4-е22222-.............-ц-етшшш-.....ш»!-еш-сшшс-ссее-с-еесес--»|.2--е-----е-е-|-е---е------«өзе-еееезе..|.-ееееесесвезеезееветесе» --езеееееееееесоеееее-ег 






әеееееегег|- 42-242.--4-4-2222-2...........ш..........-«.-ш-.ш....ө-шшш-.. «шш тес -»|.2-еее-есееее-|-2---ееезесееесевее«ееее-|-еееее-езеееевевеев ее» %%ее-еееесое-еезессееежеое 





D 


Are there any liens against the above? NO — Шап, state total ато Ш 


* If two or more items аге lumped above, give the sum of their ages. 


4 , 


"DETAILS RELATIVE TO ASSETS (Continued) 
r 
$ 113,581 


Аалаа а рр ооо ++ 





2, | Furniture and fixturea at book value... 


5%-2---------е----е--.-..-4----..2..--------еее---4--.-2-----.....-.2.2...................................................--.....»--ш-.-сес-өсеөзсесе 


DESCRIPTION 





-“42---44--е44---4-4---гг-----4-----------е----еевге--ееғ--ғ------..--гө----е-е-е----------с-............ы-шшв.-..................--... 


| TOTAL ABSET8 $ 46,691,047 


=> ** ?' DETAILS RELATIVE TO LIABILITIES ` 


M PO Мо ОИ СОЗ УЕ ЗНАНИЯ ИНЫХ РЕД 
(b) To banks for certified checks 









<еееее-«ее--ее-евеееееееееее«ееееее---еее-..е-ешееееесеевеееееее-еезетесесесевев-----ш 





ооо ооо. 


Я И c ecocencecec|co co o oce. 
7777772777722-4-4-4-4454--224-4-2..........................................---..---ш.--.|----22---.......................шш-.|--е-5-2-2222..2.....|..-ес-езесее-есе«ев«е-есес 
7:4---е-““--%--4------е-е4-2----24-4<4%--42-%2-<---е--.2-е---өе-е--.-«--ешсе-евс-.---шшссөс|гее--еөеееееее-е-«ее--е-ееееесее-ес.|-«еееееееезезевевесе|-езееееетевеееетесесегсез 
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ОИС ИН ЧЕСИ е .. 8.3,667,113 


Accounts payable (D)sPaatdüe- ео 5 





З Е Зее ао асо р : 


(a) бо 


Capital stock paid up| (b) Preferred 








| TOTAL LIABILITIES в 46,691,047 


. Ц a corporation answer this: 


Amount for which іпсогрогяіей......................................... 


——«—''—————t—— ned 


E s 


Gulli pud im ай uU а ы ыы e aee TO Bor QURE ANE MERC 


% 


When incorporated___................December 27, 1929. 


—Ó——— езееее-2--2-е-е22----өш-еы. ы... -. 





In what state 7. 208 Ohio 


id "—————Á—————— € 


Names and titles of all persons having authority to execute and receipt estimate vouchers and to conduct other 
business for the corporation, including its officers, the signatures of "hom are legally binding. 


.J.T. Kirkby, President ^ ^ O To К.р. Hahn, Asst. Secretary .. 
„Ч.Т. Bearss, Vice President , . . J.W. Isola, Asst. Secretary |... 
.D.C. Weber, Secretary Е.В. Johnston, Asst. Secretary. 
„М.С. Uhl, Treasurer А.В, Sworden, Asst. Secretary. 
„L.C. Winkleman, Asst. Secretary _ ғаған апае Agent 


әееееееесее-ес-е--.-е-----еееееееесесесе------------есегеее----2--2-2-..-....с-.-сөеес-сесөс-ссесесесе- 


L. W. Dailey, Jr., Agent 
Do you have necessary "certificate of authority" to transact corporate business in this state, under the terms of 


Chapter 215, Acta of 1929, and acts amendatory thereto?............ Y6S 


—€———— ES 





If a co-partnership answer this: 
Паѓв ОЕ organization. ы сылы er nea а АЛАМАН озу сол Rg RC НРА R ue 


State whether co-partnership is general, limited or азвосініоп................................................................... m: 


Give the names, addresses and proportional interests of all parties: 


Name Address Share 
„== аа ы S NM UR Fo pRR ыз MK. PE UR 
БОЛЕЕ rca le E: LAURI: ome casi Сысы ыы Кемин ОАТ СПРАВИ асыш иеме Чаны ВЕ 
fumme e ЧЕ ИАС кы кыды i. ыйы ME ы шышт лы ы o EEE че HEAR с сыз „антена 
—— SOS основот 0-00 tnm ооо 00000955058 O00 + qaaa ten to e pa o» o aoro o oo ээ cp эч ныч а Фарз e REA ee 
p co 09009090000 09900499000000900009090000909 0999009000000 9920000000999 0022029 » с НСА 
ионизатор анна 


м 


The name of the partnership firm under which the above partners are operating is... reet 2s 


Give names and titles of all persons baving authority to execute and receipt estimate vouchers and to conduct other 
business for the partnership, the signatures of whom are legally binding. 


The undersigned hereby declares that the foregoing is a true statement of the financial condition of the individual, co-partnership or 
corporation herein first named, as of the date herein first given; that this statement is for the express purpose of inducing the party to whom 
It ia Submitted to award the submittor a contract; and that any depository, vendor ог other agency-herein named ia hereby authorized to supply 
such party with any information necessary to verify this statement. 


na 


NOTE: А eopartnership most give firm name and signatures of all partners. d MC EE SU EE. 
A Wann: must give luli corporate name, signature of official aad affix corporate, | 7777777777777 A PIE doin TPT OS Curt TMZ АС ud 


———л.—„———-—--өы————————ү——єү——————————————— — 


Affidavit for Individual 
STATE OF. 


inne is 
СО 





Е О etu p АС cu MUERE DAR ЕС -being duly awom, dcposes and says 
that the foregoing financial statement, taken from his books, is a true and accurate statement of hia financial condition as of the date 
thereof and that the answers to the foregoing interrogatories are true. 


Subscribed and sworn to before me this 














(Applicaat must aiga bere) 
EE Жау е e селт 19 
Notary Publie 
Affidavit for Co-Partnership 
STATE- ОЕ | . 
28; 
COUNTY OF. ОЗЕ ы 
AU Read ТО HM in ҒАЛЫ е. САВОЛЕ O РЕА ЕЕН УАВ _........-...——————..—.-——_һешщ duly sworn, deposes and says 
that he is а member of the firm o... оғы Қолы ызны US fee ato а.“ e ав (ACRES 





with the books of the said firm showing its financial condition; that the foregoing financial statement, taken from the books of the said 
firm, ів а true and accurate statement of the financial condition of the said firm as oí the date thereof and that the answers to the fore- 
going interrogatories are true. 


Bubecribed and sworn to before me this s 








(Member of Gres must siga here) 
day о 











stare ов. Indiana | AES Afidavit for Corporation) , 
б 


COUNTY OB Allen з  — 
Gaylord Н, Widner 


Div. Mar. ai the 5. E. Johnson Companies, Inc. » the cor- 


‘peration described in and which executed the foregoing statement; that he is familiar with the books of кре said corporation showing 
its financial condition; that the foregoing financial statement, taken from the books of the said corporation, is a true and accurate 
statement oí tbe financial condition of said corporation as of the date ther and that the answers to pe loregoing interrogatories 
ore true. 2:4 


Babocribed and sworn to before me this 
June 


“ОО 


being duly sworn, deposes and says that he is 




























ј (Officer mast agn bere) 
. Widner 







9. 86 Gaylord 


Notary Publie 





Donna J. Owens / 


FINANCIAL STATEMENT FOR BIDDERS 


CASH--SCHEDULE 1 


S. E. JOHNSON COMPANIES, INC. #34-4272670 


December 31, 1985 


A) 


B) 


C) 


Bank Name and Address 

On hand 
Deposited in banks named below: 
Toledo Trust Co., Toledo, Ohio 
Toledo Trust Co., Toledo, Ohio 
Toledo Trust Co., Toledo, Ohio 
Toledo Trust Co., Toledo, Ohio 
Toledo Trust Co., Toledo, Ohio 
Toledo Trust Co., Toledo, Ohio 
Anthony Wayne Bank, Fort Wayne, 

Indiana 
Union Bank, Bellevue, Ohio 
Banc Ohio, Delaware, Ohio 
Van Wert National, Van Wert, Ohio 
Van Wert National, Van Wert, Ohio 


Huntington, Bowling Green, Ohio 


Security Bank of Monroe, Monroe, 
Michigan 


Peoples, Van Wert, Ohio 


Elsewhere: 


Goldman, Sachs & Co., Detroit, Mich. 


Cash З 
Marketable short-term investments 


Deposit in Name of 


Petty Cash 


Matco, Inc. 
S. E. Johnson Company 


OAMCO 


F. R. Creager & Sons, Inc. 


The Maumee Stone Co. 


The Allen County Stone 
Company 


The Allen County Stone 
Company 


S. E. Johnson Company 


S. E. Johnson Company 


F. R. Creager & Sons, Inc. 


The Maumee Stone Co. 


The Maumee Stone Co. 


The Michigan Stone Co. 


The Maumee Stone Co. 


S. E. Johnson Company 


Amount 


$ 5,560 


198 
(235,950) 

1,000 

3,000 


2,000 
1,000 


20,999 
9,213 
1,475 

679 
1,936 


2,270 


1,556 


3,395 
(187,229) 


572,562 
8,928,268 


9,500,830 


TOTAL $9,319,161 


FINANCIAL STATEMENT FOR BIDDERS 


NOTES RECEIVABLE--SCHEDULE 2 


S. E. JOHNSON COMPANIES, INC. #34-4272670 


December 31, 1985 


Receivable From 
T. C. Biebesheimer, Oregon, Ohio 
F. Johnson, Maumee, Ohio 


K. D. Hahn, Findlay, Ohio 


J. Isola 

R. Miller 

Lee A. Wehner 
John C. Cook 


Smiley Tire Co. 


Date of 


Note 


3/16/77 
7/20/80 
8/11/83 
8/27/81 
8/31/85 
7/1/82 

12/1/80 


1/7/85 


(A) Secured by home--although demand note, 
no payments are anticipated in 1986. 


Date of Due Within Due After 


Maturity 90 Days 
8/16/89 $ 1,441 


On Demand 408 


On Demand 20,867 


On Demand 

8/31/87 

1986 15393 

11/1/90 713 

1/6/90 892 
TOTALS $25,714 


-90 Days. 


$ 21,674 


81,546 (A) 


Туг 


102,766 


76,645 


$289,752 


FINANCIAL STATEMENT FOR BIDDERS 
OTHER ASSETS--SCHEDULE 13 
S. E. JOHNSON COMPANIES, INC. #34-4272670 


December 31, 1985 


Description Amount 
Cash value of life insurance policies | $274,965 
Investment in Hardin Stone Quarry Company 115,360 
Escrow deposits 85,250 
Refundable state income taxes 46,897 
Industrial insurance and other deposits 12,406 
Prepaid expenses 8,643 
Other 116,151 


TOTAL $659,672 


FINANCIAL STATEMENT FOR BIDDERS 
OTHER LIABILITIES--SCHEDULE 4 
S. E. JOHNSON COMPANIES, INC. #34-4272670 


December 31, 1985 


Description Amount 
Deferred income taxes $3,464,900 
State and local taxes ) 709,361 
Profit-sharing contribution 400,000 
Salaries and wages 348,638 
Federal income taxes 3355710 
Dividends payable 100,000 


Payroll taxes and amounts withheld 
from compensation ; 95,956 


Security deposits 15,910 


TOTAL $5,470,475 


TO THE BIDDER— 


The following forms of questionnaires and financial statement are pre- 
scribed by the State board of Accounts in conformity with the statute set out 
on the preceding page. 


These forms, properly filled out and attested, must accompany each bid 
of five thousand dollars or more on any public work. 


The forms are designed to cover all contracts for all kinds of work and the 
bidder is required to answer such questions as are pertinent to the work upon 
which he i3 bidding. The purpose of the questionnaire and financial statement, 
as set forth in the law, is to enable the awarding body to determine the quali- 
fications of the bidder to carry out successfully the contract if the same is awarded 
to him. 


The bidder will find it to his advantage to answer fully all questions coming 
within the range of the work upon which he is bidding. Particular attention 
should be given the “Financial Statement" and the details relative to the assets 
and liabilities set out. This form is made in extensive detail so that the bidder 
may explain his assets and liabilities in proper sequence and in a uniform . 


manner. 
T. M. HINDMAN, 


State Examiner 


| version 1: 5/1/85 


« ITEMIZED PROPOSAL 





CONTRACTOR: 


ROJ ASPHALT RESURFACING 1986 SECOND PACKAGE 


TEM | 
NO. | - 


ІТЕМ 
23 21 


1. /|Pavement Removal 


2. /|Pavement Cold Planeing 
av Individual Quantity Sheet 
3. ин: .А.С. #9 Binder 





И ит #11 Binder 
5. Н.А.С. А-2 Surface 


DN 
6% vA |H.A.C. "в" Surface 





7. „| Common Excavation 


8. A#53 Crushed Stone(Rolled & 
| Compacted) 
9. /[Concrete Removal 


EIN 
10.7/]6"-2 ft. Concrete Curbface Walk 


| 
11./|6"-Corner Wingwalks (Incl.Ramp) 
Б И 


12. ;| Remove Old Conc. Light Pole Bases 


13. [Joint & Crack Sealer 





14. /[Curb Removal 


plies 
15. {Curb Type III ? 


Тег” a C.B.'s(Complete in Place) 
bn d P.V.C. Pipe 8"(Complete in Place) 


dur НЕ (бе: Inlets (Complete in Place) 
НТ У И ae зк, ны a 


18. AM. .H.'s Adjust 
«42A9./|C.B.'s Adjust & Set to Grade 


ү ы cdd 
-20. ии V.'s Adjust & Set to Grade 


‚ол Fiber Рауе-6 lb. рег ton of asphal 


Plastic) 


Sheet 1 of 1 





50 lb. bags pone Yellow Thermo 





| QUANTITY|UNIT|UNIT COST| 














| . 4357 





| 
] 52647 














20424 





ocu e cas арасы 


| 
| 
| 
| 20958 
| 
| 
| 








| 

| 
е 
| 4 
| 

| 

| 


Ж 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
сал 
| 84 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 


RES. NO: 6046-86 


КІ 
т 

































































AMOUNT 
Iu. T | ($) 
[БҮ | | 
| Жағы 59 сэ 88 
“к 22 | se еее 
[ТОМ | | 
26.40 ‚29 
iz pes 
ВЕ. 24:90 108, 487. 30 
ON 
25,60 7 763.2 
т | 94.5 | 24 oso, 
| | О | 2/0. 
[ev | оо | 
| ] web. /о 72, eo 
| TON | p | 
TE en obg. ® 
| | ze / 5 6о. 50 
1587 | | ee 
[xl ле EO 
s шана 227 
EA ед 
стіне 0 идо ы 
а | ое ‚ео 2.54.20 
(LP Ж | 
аси DI Ге i 
Ка acc Ибо. RE 
EA vi ер 
= Нео. 24,460. - 
/. = 20, 
Jaco. 245660. 
EA eo 
272.-^| | 6,2 
EA 
aA 75 ас 
EA lo а2 
Р) Шы QOO. < 
2:92 
ВАСЅ 


Wi 
ІШІҢЕН 


Ill: 


рана раства авар зоте. aii 
wo 





% 


TOTAL: 


545, Џеј, 


Note: Contractor will be paid on measured quantities only at unit price bid 


PERFORMANCE BOND 


KNOW ALL MEN BY THESE PRESENTS, that 


E. JOHNSON COMPANIES, INC. 


т (Name of Contractor) 


* 


Constitution Drive, Fort Wayne, Indiana 46804 
(Address of Contractor) 


a Corporation hereinafter called 
(Corporation, Partnership, or Individual) 


, 


Principal, and THE CINCINNATI INSURANCE COMPANY 
(Name of Surety) 


Cincinnati, Ohio 45214 


(Address of Surety) 


and duly authorized to transact business in the State of Indiana, hereinafter 
called Surety, are held firmly bound unto the City of Fort Wayne,Indiana, an 
Indiana Municipal Corporation in the penal sum of Five Hundred Forty-Five Thousand 


Five Hundred біхеу-Опе & 40/100- dollars (5 545,561.40 ) for the payment 


whereof well and truly to be made, the Principal and the Surety bind themselves, 
their heirs, executors, administrators, successors and assigns, jointly and 


severally, firmly by those present. 


The condition of the foregoing obligation is such that: 


WHEREAS, the Principal entered into certain contract with the City, dated the 


day of 32519 » for construction of: 


Improvement Resolution for Street or Alley No. 6046-86 asphalt resurfacing 


second package 





PERFORMANCE BOND Page 2 


all according to the "General and Detailed Specifications" as supplemented, 
and "Special Conditions" which together will be referred to as the Standard 
Specifications; and according to Fort Wayne Street Engineering Department 


Drawing No. Sheet No. . The Indiana 








State Highway Standard Specifications dated 1985 shall govern where the 


above specifications do not cover a specific term, and 


WHEREAS, said Surety, for value received, ыыр stipulates and agrees that 
no change, extension of time, alternation, or addition to the isch. of the 
contract or to the work to be performed thereunder, ox the sp eae але 
accompanying the same, shall in any way affect its obligation оп this 

bond, and it does hereby waive notice of any such change, extension of time, 
alteration or addition to the terms of the contract, or to the work or 


,to the specifications, and 


WHEREAS, no final settlement between the City and the Contractor shall abridge 


the right of апу БепеҒісіагу hereunder, whose claim may be unsatisfied. 


NOW, THEREFORE, if the Principal shall well, truly and faithfully perform 

its duties, all the undertakings, covenants, terms, conditions, and agreements 
of said contract during the original term thereof, and any extensions thereof 
which may be granted by the Owner, with or without notice to the Surety and 
during the three years guaranty period, and if he shall satisfy all claims and 
demands incurred under such contract, and shall fully indemnify and save 
harmless the Owner from all costs and damages which it may suffer by reason 

of failure to do so, and shall reimburse and repay the Owner all outlay and 
expense which the Owner may incur in making good any default, then this 


obligation shall be void; otherwise to remain in full force and effect. 


PERFORMANCE BOND Page 3 


IN WITNESS WHEREOF, this instrument is executed in 


(number) 
counterparts, each one of which shall be deemed an original, this Toth 
day of | June 3,19 86: 
ATTEST: . S. E. JOHNSON COMPANIES, INC. = 
B. ТЕС оду б 5 
or: МА, Lr [S] 
(Principal) Secretary 
[SEAL] 







Constitution Drive 
(Address) 





Witness as to Principal) 





Fort Wayne, Indiana 46804 





(Address) 


THE CINCINNATI INSURANCE COMPANY 
Surety 


ATTEST: 


(Surety) Secretary 


[SEAL] 


Sitti 225 D Mu A ou 


Witness as to Surety 7. | Attorney-in-Fact,Louis H.Andrews 


P. O. Box 885 P. O. Box 885 
(Address) (Address) 


Fort Wayne, Indiana 46802 Fort Wayne, Indiana 46802 


NOTE: Date of Bond must not be prior to date of Contract. 
If Contractor is Partnership, all partners should execute bond. 


PAYMENT BOND 


KNOW ALL MEN BY THESE PRESENTS: that 


S. E. JOHNSON COMPANIES, INC. 


(Name of Contractor) 


Constitution Drive, Fort Wayne, Indiana 46804 


(Address of Contractor) 


a Corporation ; hereinafter called Principal, 
(Corporation, Partnership or Individual) 


and THE CINCINNATI INSURANCE COMPANY 
(Name of Surety) 


and duly authorized to transact business in the State of Indiana, hereinafter 
called Surety, are held and firmly bound unto the City of Fort Wayne, and 

Indiana Municipal Corporation in the penal sum of Five Hundred Forty-Five Thousand 
Five Hundred Sixty-One & 40/100- - - -(Dollars ($ 545: 551.40 .. ) for the 
payment whereof well and truly to be made, the Principal and the Surety bind 
themselves, their heirs, executors, administrators, successors and assigns, 
jointly and severally, firmly by these present. 


THE CONDITION OF THIS OBLIGATION is such that whereas, the Principal entered 
into a certain contract with the Owner, dated the day of 
19 ; for the construction of: 


Improvement Resolution for Street or Alley No. 6046-86 asphalt resurfacing 


second package 


T M—— M ИЕ Г i i КА ала са “е 


all according to the "General and Detailed Specifications" as supplemented, 
and "Special Conditions" which together will be referred to as the Standard 
Specifications; and according to Fort Wayne Street Engineering Department 
Drawing No. Sheet No. . The Indiana State 
Highway Standard Specifications dated 1985 shall govern where the above 
specifications do not cover a specific term. 


WHEREAS, said Surety, for value received, hereby stipulates and agrees that no 
change, extension of time, alteration, or addition to the terms of the contract 
or to the work to be performed thereunder, or the specifications accompanying 
the same, shall in any way affect its obligation on this bond, and it does 
hereby waive notice of any such change, extension of time, alteration or addi- 
tion to the terms of the contract, or to the work or to the specifications, and 


WHEREAS, no final settlement between the Owner and the Contractor shall abridge 
the right of any beneficiary hereunder, whose claim may be unsatisfied. 


9 we v 


PAYMENT BOND -- Page 2 


NOW, THEREFORE, if the Principal shall promptly make payment to all persons, 
firms, subcontractors, and corporations furnishing materials for or performing 
labor in the prosecution of the work provided for in such contract, and any 
authorized extension or modification thereof, including all amounts due for 
materials, lubricants, oil, gasoline, coal and coke, repairs on machinery, 
equipment and tools, consumed or used in connection with the construction of 
such work, and all insurance premiums on said work, and for all labor, performed 
in such work whether by subcontractor or otherwise, then this obligation shall 
be void; otherwise to remain in full force and effect. 


IN WITNESS WHEREOF, this instrument is executed counterparts, 


(number) 
each one of which shall be deemed an original, this 19th day of 
June SCMEOV GO.» 
ATIEST: 


S. E. JOHNSON COMPANIES, INC. 
Principal 


(Principal) Secretary ; 
: | ; 
(SEAL) By Фау Ж. LU, Ара с 
Constitution Drive 


Fort Wayne, Indiana 46804 
(Address) NEU CHEN ee ae 





) 


А € - y 
Witfiess as to Principal 


(Address) 


THE CINCINNATI INSURANCE COMPANY 
Surety 


ATTEST: By om ж Cl ' 


EE EN PEE 
Attorney-in-Fact Louis H. Andrews 


(Surety) Secretary 


(SEAL) 






РО 2 BOX 883 
(Address) 


Fort Wayne, Indiana 46801 


Witness as to Suřety 





Р О BOX GB NC E AN 
(Address) 





Fort Wayne, Indiana 46801 


NOTE: Date of Bond must not be prior to Date of Contract. 
If Contractor is Partnership, all partners should execute bond. 


`ф bor “ 


THE CINCINNATI INSURANCE COMPANY 
Cincinnati, Ohio 
POWER OF ATTORNEY 


KNOW ALL MEN BY THESE PRESENTS: That THE CINCINNATI INSURANCE COMPANY, a corporation organized under 
the laws of the State of Ohio, and having its principal office in the City of Cincinnati, Ohio, does hereby constitute and appoint 


Louis H. Andrews; Donald R. Rush; William G. Niezer; Gerald C. Kramer, Missis 
Fred L. Tagtmeyer and/or Donald E. Douglass 


of Fort Wayne, Indiana its true and lawful Attorney(s)-in-Fact to sign, execute, seal 
and deliver on its behalf as Surety, and as its act and deed, any and all bonds, policies, undertakings, or other like instruments, as 
follows: 


Any such obligations in the United States, in any amount. 


This appointment is made under and by authority of the following resolution passed by the Board of Directors of said 
Company at a meeting held in the principal office of the Company, a quorum being present and voting, on the 6th day of 
December, 1958, which resolution is still in effect: 


"RESOLVED, that the President or any Vice President be hereby authorized, and empowered to appoint Attorneys-in- 
Fact of the Company to execute any and all bonds, policies, undertakings, or other like instruments on behalf of the 
Corporation, and may authorize any officer or any such Attorney-in-Fact to affix the corporate seal; and may with or 
without cause modify or revoke any such appointment or authority. Any such writings so executed by such Attorneys-in- 
Fact shall be binding upon the Company as if they had been duly executed and acknowledged by the regularly elected 
officers of the Company." 


This Power of Attorney is signed and sealed by facsimile under and by the authority of the following Resolution adopted by the 
Board of Directors of the Company at a meeting duly called and held on the 7th day of December, 1973: 


"RESOLVED, that the signature of the President or a Vice President and the seal of the Company may be affixed by 
facsimile on any power of attorney granted, and the signature of the Secretary and Treasurer and the seal of the Company 
mey be affixed by facsimile to any certificate of any such power and any such power of certificate bearing such facsimile 
signature and seal shall be valid and binding on the Company. Any such power so executed and sealed and certified by 
certificate so executed and sealed shall, with respect to any bond or undertaking to which it is attached, continue to be 
valid and binding on the Company." 


IN WITNESS WHEREOF, THE CINCINNATI INSURANCE COMPANY has caused these presents to be sealed with its corporate 
seal, duly attested by its Senior Vice President this 14th day of June, 1984. 







S 
< 
с 
= 


< / CORPORATE 


THE CINCINNATI INSURANCE COMPANY 


Senior Vice President 





STATE OF OHIO 555 
COUNTY OF HAMILTON) 





On this 14th day of June, 1984, before me came the above-named Senior Vice President of THE CINCINNATI INSURANCE 
COMPANY, to me personally known to be the officer described herein, and acknowledged that the seal affixed to the preceding 
instrument is the corporate seal of said Company and the corporate seal and the signature of the officer were duly affixed 


and subscribed to said instrument by the authority and direction of said corporation. 
С к \ NU 


а у orney aw 
Notary Public State of Ohio 
My commission has no expiration date. 
Section 147.03 R. C. 


I, the undersigned Secretary and Treasurer of THE CINCINNATI INSURANCE COMPANY, hereby certify that the above is a 
true and correct copy of the Original Power of Attorney issued by said Company, and do hereby further certify that the said Power of 
Attorney is still in full force and effect. 





GIVEN under my hand and seal of said Company at Cincinnati, Оһо. 


this 19th day of June ЗИ Ќеј 5 


Secretary and Treasurer 





BN-1005 (6/84) 


TEFO 


Admn. Ари. 





ЕЕ OF ORDINANCE Contract for Res. 6046-86 - 1986 Asphalt Resurfacing Program - 2nd pkg 





DEPARTMENT REQUESTING ORDINANCE Board of Public Works 4 Safety — 6 че) 7-05 
а ЗАИН ecc ur Qo 
SYNOPSIS OF ORDINANCE The contract for Res. 6046-86 - 1986 Asphalt Resurfacing Program 





2nd package is the the following - to improve by resurfacing and restoring pavement 

as designated оп the following streets 1) Putnam Street 2) Burgess Street 

3) Rosemont Drive 4) Wayne Street 5) Second Street 6) Third Street 

7) Webster Street 8) Spring Street 9) High Street 10) Jefferson Blvd. 

11) Washington Blvd. 12) Butler Road 13) Harrison Street 

PRIOR APPROVAL WAS RECEIVED ON JUNE 24, 1986 

S. E. Johnson Companies, Inc. 15 the contractor. 
а и 

| 
о. 
Е RE = EM PES D EU HORAM ЕЛЕ: ШҰРЫҚ уе сеч ӨШКЕН рант. 
и 
EFFECT OF PASSAGE Asphalt resurfacing improvement on above streets 
=Т= Hl MOOR лд RDUM (СИВО ООН Ты 
i aS Rae Res kas Ln ne a a a SR ir ee ОК а Ий» ы bi а te 
EFFECT OF NON-PASSAGE 
С eRe eh е 

ее 
Е и ae лы 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) 5545,561.40 


ee р a vc: t. SORS, КНБ “КС мсек МЫ ушу ке RC CE d 
ASSTGNED TO COMMITTEE 

сле сш хш I а SAE. иы V ET учее ши ОИЕ t Acte а ur e 
кык ш ык кс ың обедини А ит MONI. ЕШШ Е АЛЫН йырны ОО РОЙ БО ДЫ eii ЖЕЛЕСИ E (1. ER 


BILL NO. $-86-07-04 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 
Ka uo o mm Ст 


WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 
Au suu d M UAM o o сй 


REFERRED AN (ORDINANCE) (RESSESPISN) approving the Contract | 
— for Res. 6046-86 - 1986 Asphalt Resurfacing Program - 2nd Package 


i f Fort Wayne, Indiana, with S. E. Johnson Companies, 
ai 1 ion with the Board of Public Works and Safet 


и от он, Нина ран MM асада ША ЫС. EE ыы ре ЭЕ 0. ШШ 


МТЗ дивина, CMM. E шы о іа 





DUE А к шаш ыш 277 а < м е, 
HAVE НАР SAID (ORDINANCE) (ИКЗЯКЫЕ КОМ) UNDER CONSIDERATION AND BEG 





LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 





(RESXIDUNNDORJX | 
E. Mud M E bsc ME CL E i 
YES NO 
wa Ў 


yo ^ud Ages THOMAS C. HENRY 


)2 [s DoD осо: o + жы ouod 


Ж ЧА ОН и) VICE CHAIRMAN 
а А / </ G si A УЛ 


“ЖШ, Сы LM у MARK E. GiaQUINTA 
— Ж” Я — еей а о Ж ЫА м чаи 





‚ PAUL M. BURNS 





wes e 


ст ст -т „Сашо CHARLES B. REDD 
CONCURRED IN ^ -2>- С SANDRA E. KENNEDY 


СЕТУЧСТЕВК 


Se оти e£ с? 





